PIERS AND 1 1 ARDOURS (IRELAND). 



RETURN to an Ordor of the Honourable The Houso of Commons, 
dated 0 May 1882;— /or, 



RETURN “allowing bow the Sums of £.45,000 Voted by Parliament in the Session 
of 1H80 for the Erection of Pusufl and Improvement of Hajiisouiis, and £. 15,000 
Locally and otherwise Contributed havo been Expended among the Pieiis and other 
Woutch for which Huh Money was intended under * The Relief of Distress (Ireland) 
Act, 1HH0;* the Total Amount appropriated for each Work; and the Cases where 
such Work h were not Let to Contractors; the Amount actually Expended on each 
Work; how much of this was Expended on Superintendence; how much on Plant 
anil Materials ; how much on Actual Labour in Employing the People ; the Date 
when such Works wero Completed; or, if not Completed, the reason for the Delay, 
and also the Date at winch they will he Completed ; and in Cases where such Works 
havo boon Lot to Contractors ; tlio Amounts Paid to each Contractor; the Date on 
which the Contractor was in each caso bound by his Contract to Complete; where not 
as yet Completed in what Stage of Progress each Work now is ; tlio Date at which it 
will bo Completed; whothcr any, and what, Penalties have been Imposed on Contractors 
lor Broach of Contract, and, if not, the Reason for waiving the same ; and also the 
Avurago Number of Mon Employed Daily in connection with each Work (in 
continuation of Parliamentary Return, No. 244, of Session 1881).” 



OQioo of Public Works, Dublin, 1 
ID Muy 1882. / 



E. HORNSBY, 

Secretary. 



(J/r. Arthur O' Connor.) 



Ordered , by The House of Commons, to be Printed , 
23 May 1 882. 
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RE'I'l) UN showing liow the Suhih of •lo,(itl() /, Voted hy PurliuiiK'iit in tl«» Session of IMHO for 
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tin- Eratlum of 1*ikrh ami Improvement of IIaudoiikh, anil 15,000/. Locally and otherwise 
wan iuUmtlctl under “Tin* Relief of DiHtreHH (Ireland) Ant, 1880”; tlio Total Amount appro- 
Amount actually Kxpe.mletl on each Work; how much of that was Expended on Suporintondenco; 
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hern Let to Contract ora; the Amotinla paid to each Contractor; tho Date on which the Contractor 
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(signed) Robert Manning, Enginocr. 



30 , 3 . 
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